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NAVAL EQUIPMENT or tus UNITED STATES. 
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WAR OFFICE, Fanuary 20, 1796. 


SrR, 


I HAVE the honour to fend herewith, for the information of the commitice to | 


whom was committed the pit on the frigates, the bef returns of materials provided, and yet 


wanting, that can be formed, together with an account of the monies expended, and the fum ne- 


ceffary to complete their conftruttion dnd equipment, exclufively of men and provifions—this fum 


being eftimated at 453,272 dollars. 


Lam, very vefpetifully, 
Sir, 
Your obedient fervant, ; 


i TIMOTHY PICKERING. 
sSrck WPL & f Ye 


onourable FOSTAH PARKER, E/q. 
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REPORT, &e. agreeable to a requeft of a Committee of the Houfe of Representatives 
of the United States, appointed Lo enquire into the State of the Naval Equipment, 


Viz. 


To the firft enquiry: I am of opinion that, on the moft minute 
calculation that I can poffibly make, or procure, from a general confultation of 
the different perfons concerned in the building and equipment of the frigates ; 
| that their actual coft when completed, with ordnance and ordnance ftores, inclu- 
| ding powder, &c. &c. (but without being provifioned or manned) will be 120 
dollars per ton. ‘That the four 44 gun fhips will tonnage, according to the 
new mode of meafurement adopted by the carpenters of this port, 6852 tons, 
_ and that the two {hips of 36 guns will tonnage 2666 tons. 

Confequently the fix frigates will meafure 9518 tons, which at the rate of 
120 dollars aforefaid, will coft = - Dols. 1,142,160. 
Deduct appropriation made by a former act of Congrefs 
for building the faid frigates, &c. exclufive of 80,000 
dollars, appropriated for gallies, &c. - a 688,888. 


Further provifion necetlary to complete the fix frigates 
for fea, according to above calculation, manning 
and provifions excepted, - - - 4530272 


i a ee 


In the accompanying paper, No. 2, is an account of all monies difburfed, 
or paid to the different agents and purveyor of fupplies, including the fum of 


dols. remitted to our minifter in England, for the purpofe of purcha- 
fing copper and fundry other materials ; and will be accounted for by them re- 
fpectively. 


No. 3 will fhew the materials on hand ; and No. 4 fuch as are ftill. want- 
ing in the yards and ftores; many of which are procured and will be fpeedily 


received. 
No. 5 is an eftimate of the farther fum fuppofed to be neceflary to com- 


pletely equip one 44 and one 36 gun frigate, if the others fhould be difcon- 


tinued. 
From the prefent arrangements that are made, and apparent profpect, it 


| 
| is expected that the fix frigates may be built, launched, and completely equipt 
in the courfe of the prefent year; and that one 44 and one 36 may be com- 
pleted with great eafe by the month of November next at fartheft. 
The foregoing is at the requeft of the Secretary of War, made out and fub- 
mitted for his infpection and revifion, by his very humble fervants, — 


(Signed ) , 
TENCH FRANCIS, Purveyor. 
THOMAS TRUXTUN. 
JOSHUA HUMPHREYS, Navy Conjtrudor. i 
JOSIAH FOX, Navy Con/truéor. 


PHILADELPHIA, 2 


13th Fanuary, 1796. 


No. of 
Warrant. 


July 22 3899 


26] 3915 
Aug. 14 3954 
Ree ee. 
—| 3956 
Sept. 30] 4089 
= 4°91 
Th COS 
O&. 14) 4154 
Nov. 26} 4280 
28} 4290 
| Dec. 15) 4322 
‘ —| 4324 
| 26) 4329 
wi! 31) 4345 
Hl | —| 4359 
—i 4361 
Hd 1795+ 
| Jan. 21} 4474 
i 23} 4476 
; 
26] 4481 
3°} 4490 
31| 4492 


Feb. 16 4544 


Mar, 4 4676 
4689 
4703 
| 4710 
| 474A 
Rees oleae] 
April 7 4749 


a / : Ka 
re Ve 


Statement of the Application of Monies Appropriated 
for the Uje of the Naval Department. 


| 


To whom paid. 


1794. | 


\Gurney & Smith 


Tench Francis 
Henry Jackfon 
‘Gurney & Smith 
John Haberfham 
S. &. J. Sterett 
William Pennock 
Tench Francis 


No. Il. 


| For what purpofe advanced. ~ | Dols. cts. 


| 
| 
| 


Naval agents, Philadelphia | 5,000, 


Samuel Meredith freafurer—Paymaft. War Dep.! 5,000 
John Blagge Naval agent at New-York 53000, 
‘Semuel and Jo. Sterett ‘Naval agents at Baltimore 53000 
Henry Jackfon ‘Naval agent at Bofton 5,000 
William Pennock Naval agent at Norfolk 4,000, 
‘Nicholas Fith Agent for purchafing fupplies 35300 ' 
John Haberfham Agent for purchafing materials 
for the Naval Department 500. § | 
Jacob Sheafe Naval agent at Portfmouth 5,000. 4 
S. & J. Sterett - - 1,000, | 
Jed. Huntingdon Agent for purchafing fupplies 35300. | 
Gurney & Smith . - 5,100, 7) 
S. & J. Sterett = = 2,208. 97 
Ditto - - 5,000. || 
_|Henry Jackfon - - 53000. | 
Daniel Stevens ‘Agent for purchafing materials 500. 
William Pennock hs - 1,000. 7a 
John Haberfham or - 500. m 
ot 
John Blagge ~ - 3,000, e | 
Samuel Meredith On account of bills of exchange y 
purchafed to be remitted to a 
Thomas Pinckney, Efg. towards ~ i 
paying for certain articles for} , a 
the frigates 28,800. | 
Henry Jackfon . - 3,000, q 
Elitha Sagourney Agent forJohn T, Morgan, agent i  } 
: for procuring timber on account Ba 
of his pay 600. | 
‘Jacob Sheafe - - 3,000, r’ 
Samuel Breck Agent for the proprietors of the 


fail cloth manufactory at Bofton 12,600,933) 
Purveyor of public fupplies I0,0co, 


Carried forward, - 144,998, 97 


Dec. 


> wal 
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No. of 
W arrani. 


4827 
4832 
4845 
4846 
4847 
4856 
4857 
4876 
4936 
4937 
4938 
4939 
4942 
4978 
4990 


4995 
5028 
5042 
5198 
5199 
5200 
5201 
§202 


5203 
5283 - 


5293 
5309 
5310 
531i 


$312 


5387 


5328 
5329 
5383 


$394" 
5467 


5482 
5490 
5497 
5498 
5503 
5528 


5558 
5568 


557% 


5579 
5597 


To whom paid. 


‘Samuel Breck 
(John Blagge 
William Pennock 
Ditto 
John Haberfham 
Gurney & Smith. 
S. & J. Stereet 
Henry Jackfon 
Ditto 
S. & J. Sterett 
Jacob Sheafe 
(Jed. Huntington 
Gurney and Smith 
Tench Francis 
Samuel Meredith 


5. &, J. Sterett 
John Blagge 
John Haberfham 
William Pennock 
Henry Jackfon 
Jacob Sheafe 

S. & J. Sterett 


Jed. Huntington 


Ditto 
~ Ditto 
Tench Francis 
Henry Jackfon 
S. & J. Sterett 
John Blagge 
Solomon Townfend 


John Haberfham 


Ditto 
Ditto 


Samuel Meredith 


1S. & J. Sterett 


Samuel Breck 
S. & J. Sterett 
Tench Francis 
Ss. & J. Sterett 
Tench Francis 
Ditto 
Ditto 
Ditto 
Samuel Meredith 
‘urney & Smith — 
Samuel Meredith 
« & J. Sterett 


For what purpofe advanced. Dols. cts. 


Amount brought Jorward, 
- - 5000. 
= z 4,000. 
. . é 53000. 
- - = 1,000, 
- - - 155006 
- - - fF) 5,000. 
- + - 3,000. 
- - - 8,000. 
- ~ 53000. 
5 es fe NSE Aelorony 
- eS = 8,000, 
- - 2,000, 
- = 4,000. 
- = 53000. 
On account of bills of exchange 
remitted to Mr. Pinckney 7.25000. 
- - 6,000. 
- - - - 7000, 
» - - 2,000. 
- - - - 8,000, 
- ~ - - 11,000, 
= a it = | 10,000. 
- ~ - - 4,000. 
- - - - 4,000. 
- - - - EE 3000. 
ss e: . - 450- 
rigid - 10,000, 
- ~ - - 6,000. 
= = = 3 230006 
- - “ 4)2006 
On account of a contra for fup- 
plying five anchors 1,200. 
- Balt it te 25500. 
“ ~ 500. 
- - 5000. 
On account of bills of exchange 
remitted to W. Allen Deas, Efq. 
charge des affaires at London 
- - 33000. 
xy - 315006 
- - 8,000. 
“ =~. - 8,000. 
” * w8,0206 
2 - 17,000, 
- - 5000, 
- - 6,000, 
- - 25400. 
- ° 1,000, 
Balance of their account as agents 1,514. 
- - 16,500. 
- = 2,000, 


ToTalm—Dols. 458,971. 


espe 


1445998. 97 


11,786. 66 


67 


70 


he oF 


The appropriations for the Naval er exclufive of 80,000 dollars, 
granted for gallies, amount to - - 688,888. 82 
‘The expenditures to the 31f{t of December, 1795, - - 458,971- 


Dols. 229,917 * 82 


— 


Balance unexpended 1ft January, 


1790, 


Note. There has been no expenditure fince the 1ft January, 1796. 


Summary of the foregoing Statement, 


Dols. cts. 
Advanced to Jacob Sheafe, naval agent, Portf{mouth, - 26,000. 
s——~ Henry Jackfon, ditto, Bofton, - - 47,000. 
—— John Blagge, ditto, New-York, - - 23,200. 
——— Gurney & Smith, ditto, — Philadelphia, - - 28,614. 70 
sar «6. & J. Sterett, ditto, Baltimore, - - 55,629. 64 
—— William Pennock, ditto, Norfolk, - - 22,690. 
——— Samuel'Meredith, paymafter to the war department, 225500. 
——— Tench Francis, purveyor of public fupplies, - 68,400. 
—— Jed. Huntington, agent for procuring fupplies, - ¥2,750. 2 
—— Daniel Stevens, ditto, - - 500. 
—— Nicholas Fith, ditto, - - 3,300. 
—— John Haberfham, ditto, - - 13,500. $ 
—— John T. Morgan, agent for procuring timber, - 607.  & 
——~ Samuel Breck, agent for the proprietors of the fail cloth manu- 
factory at Bofton, - - 203500. 
—— Solomon Townfend, on account of a contract for Eee five | 
anchors, - = 1,200. | 
Remiied to Mr. Pinckney, minifter pemipoteda ay of the United States q 
at London, 100,800. 
—— William Allen Deas, charge nee affaires of the Ties States at og 
London, - - - 11,786. 66 


Dols. 458,971. 


TREASURY DEPARTMENT, 


REGISTER’s OFFICE, i 


oth Fanuary, 1796. 


JOSEPH NOURSE, Regifter. 


Statement of Sundry Remittances made to the under- 


mentioned Agents for the Naval Department, which 


have not yet been covered by Warrants. 
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1795+ | 
Boon. 31. John Blagge, for frigate at New-York, 


— §. & J. Sterett, ditto, Baltimore, 

— John Haberfham, for procuring materials, 
— Ditto, ditto, 

— S. & J. Sterett, for frigate at Baltimore, 


‘Treasury DepaRTMENT, 


January 11, 1795- 


= Dols, 3,000. 

= - 2,000, 

a ah 2,000. 

- - - 4,000. 
“ - 23000. 


Dels. 13,000. 
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ri | The Quantity of cach article aétually delivered into the NA 


N°. IIL. and IV. 
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V¥ YARDS, and what is yet deficient. 


A Statement of the Quantity of Maierrals moft effential for building the FRIGATES for the fervice of the Unite 


d States. 
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gach Frigate of 44 guns. 724 |§28 |150 I | 34 | 33 | 35 |°29 | 30 | 74 | 65 | 91 | 47 | 20 6 |25,000 } 2,500 73509 | 7,000 | |10,000 7,000 6,000 | 2;000] 9,000} 3 and 4'4 and 5| 50,000 tity. 
= 5 — : 3 — : _ — — — | 
d ; ae a | There is exclufive of the 1529 lb. of 
wane ) ft a wmildine at PH ; ! € 1529 |b. of copper 
Frigate of Forty four Guns, balding at PHILADELPHIA. | ‘delivered into the Navy’yard 59,670 lb 
| of copper in the public f{tores, which is 
| "3 S 
| thought fufhciznt to complete the fhi 
; a 7 : ri — 4 = 22 = it Teen es i ae | 13 pe - : pete € up. 
terials actually delivered into | | | 4 | ] | i | l | Moft of the other materials not delivered] 
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f : “ae 5 There is a large quantity of white oak plank| 
"s Fj igate of Forty four Guns, Wi ilding at NEW YORK. that has been fawed in the yard exclufive| 
4 . + E the 30 : E t 
of the 30,910 feet, of the precife -| 
? ; rf the 30; ) e€ quan 
jals actually del 6,162 feet of 7 [ : | tity of which no returns have been made,| 
faterials a a elivere in 76,162 feet of white oak um- 39,910 feet of white | AQ > if pine Pe ee re aS Oe > tah - - a —————— ——+-| > ti er fy Thich 1 , Pay Vv 
NY Ys d into : 7 Ber foc varleten arpeen stot Gee plank, of vaca 439917 feet gf pine plank for the decks, | the timber from which it was fawed hav- 
Ay yaaa 109 {peciaied. q 5 7 | fizes, not {pecified. 3794 924 | fizes not {pecified. 4 147492 | 86,651 | L052 ng been already accounted for, under; 
rg = =- = ] Te | tec [be —_ ‘ta asl a 
terials yet wanting to complete fome part of which are for the| | ! | | i | SS eae | ae = | white oak timber. 
~ the requifitions. 555 |520 |1s0 | 8x | | 28 | 69 | 65 | 84 la1296 2500 | 6576 | | 2000 | go0o Lor s | 2508 | | | | 
ame — ! ' 7 | | } 
, ea | The beams are all cut, and many of them} 
4 ; vie eas AT : : ) 
| Frigate of Forty four Guns, buiuing at BOSTON. Cs cree iar Gan pies 
“y re) be delivered in a fhort time, a veilel laden} 
' with live oak timber bound to Baltimore,} 
ee ) ; f yo i : Perens ¥ having met with unfavorable weather,| 
y Materials actually delivered into |,31 aaeve | 14,934 feet of white oak plank of various fizes, not {16,487 feet of pine plank, fizes | if rs 3 108 cakes of eo a was under the neceflity of going to| 
ie 4 t , ! 1d eae | : ealee Ot pper fh ee ) g O} 
the Navy Yard. at lee | 26 fpecified in the returns. | not {pecified. | 8938 | | | 4 | | pees am | Bofton, and the cargo was landed there| 
_|Materials yet wanting to complete |tne number | ee hy, i | were oe orl iv ) — for the ufe of the frigate. 
Ly rs not inferted. ; re | | | eee phe ae 
the requifitions. F i500 | 8x34 1°33) 35 | 29°), | | | 2000 | 9000 | [40r 5 |soj000 |x" | 
ite —— ” ark Sgt Merete 2 eer § pofition 
} 
| 
ale 4 (gram (as cy (hE J Ff i Nearly the whole of the white oal 5 cut! 
Frigate of forty four Guns, building at NORFOLK. ee ee eae eee 
; S and is expected at the yard as foon as the| 
| . Beal i > Yang k weather will permit tranfporting it with| 
Materials actually delivered into ] 48,052 feet bf white oak timber for | Reale 8 — | jj a = | Ronni fafety down James River to Norfolk. 
the Navy Yard. 435 | 33 24 | 35 | 34 | various purpofes, fome part of which | 4 | 2000 | | | | 3 | | 53381 | iron & 120-~ | 
s | g ) 533° 2022 
J ae 2s I ‘ ; \ J2 bars no 3023 
Materials yet wanting to complete isappropriated for carlings, ledges, &c. | | | | Nl l weighed =a 
the requifitions. 289 |495 \150 | 57 16 6 |23000 | 2500 7500 7,000 | 10,000 7,000 | 6,000 2000} 9,000 50,000 | } 
) a —" = — Say — ae — 
| | 
} A | > ntity 7 ] | 4 : } | 
A large quantity of plank is fawed in the} 
ae ; sate ers) ears MPTASNDE yard, but of the precife quantity no re-| 
| Frigate of thirty fix Guns, building at BALTIMORE. Me Bt onrxs candied aaleestaare Cit 
Cama; of winters vequed for out and are put into fea water to fea 
uantity of materials required tor The remainder of the copper | 
each frigate of 36 guns: 702 506 T4880 "| Se 29 | BA Ah for fecuring and a veffel is in| 
ea = Fi I. o.|knees | 287 pieces ot white oak tim - 1 = a = = Saas I ublic ftores 2 } 
Materials actually delivered into a re ; 6 Beptar vaviousi Sioa | : | é A § | | | | | | | | the public ftores, 
_the Navy Yard. Selb Vis among which are included,) | 3 “e \ 19537 9103 z | 6061 | | \ | 3 \ | 17,582) 1381 | 21854 | 2539 } 
Materials yet wanting to complete eer eee | | | | | l ice aan oe iz | i 1 _— : 
A | 5 uF a 5 / | | 
the requifitions. 333 1342 148 | 45 | | 6x | 65 | 78 | 47) \eaa 6 | 6,622} 2,500) | 7000 | 10,000 | 939 6,090 | 2,000} 9,000) |4or5 | 324418! | 
H Be sii ae — nn SS eee ee Ee aed Steer =. : 
; Sh | ea 
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A confiderable quantity of p has b n| 
Be hy (aoe AS py adie VD Y fawed in the yard, the particular quantity 
Frigate of thirty fix Guns, building at PORTSMOUTH, (N. H./ ey eee ids tht clesk 
Ss A ? / has not been tranfmitted by the clerk,| 
. the remainder of the copper is lodged ir 
2 ciabdtyil eel Ae Orso Eh ra >) a | he ee 
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One frigate of 44 guns, being 1713 tons, and one of 36 guns, 
1333 tons, making 3046 tons, at 120 dollars per ton, will coft, exclufive of 
provifions and men, as aforefaid, dols. 365,520.—What proportion of this fam 
is already expended and contracts made for, cannot immediately be well afcer- 
tained, as many of the materials have been purchafed in common with thofe 
for the other frigates, in Europe ; accounts of which have not as yet been re- 
ceived, and the fame difficulty arifes with refpect to the live oak being enga- 
ged for the fhips generally ; but it is judged that the balance of monies already 
appropriated for the naval equipment, will be fufficient to complete the two 
fhips above mentioned, fhould the other four be fufpended; but if the fix fri- 
gates are carried on in the manner contemplated, the farther fum of dolls. 


453,272, as ftated in No. 1, will be neceffary to carry the whole bufinefs into 
full effect. 


War Orrice, January 20, 1796. 


TIMOTHY PICKERING. 
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